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IN  REPLY 

REFER  TO  AWE-U 


T~! 


a 


WESTERN  REGION 
P  0  BOX  93001  W0R10WAY  POSTAL  CENTER 
LOS  ANGELES  CALIFORNIA  90009 


subject  Los  Angeles  International  Airport  Improvement  Program, 

/  t 


mom  Regional  Planning  Officer 

Mr.  John  VanderVeer,  ARA-220 


iEva> 


Enclosed,  for  your  use  in  the  Los  Angeles  capacity/delay  analysis  is 
a  recent  update  of  the  program  for  major  capital  projects  anticipated 
by  the  Los  Angeles  Department  of  Airports.  This  is  the  program 
promised  by  Jack  Graham  during  our  meeting  on  August  22,  1978. 

Our  Airway  Facilities  Division  is  reviewing  the  project  list  which 
is  in  the  interim  report.  We  will  furnish  you  a  revised  list 
as  soon  as  it  is  available. 


Enclosure 


cc:  Mr.  Ray  Fowler,  AIM-100  (w/o  encl) 
Mr.  Jerry  Cohen,  ATF-U  (w/o  encl) 
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DEPARTMENT  OF  TRANSPORTATION 

FEDERAL  AVIATION  ADMINISTRATION 

October  23,  1978 
AWE-U 

LAX  Improvement  Program 


WESTERN  REGION 

*  0  80*  9200?  POSUl  CENTER 

LOS  INCHES  C»l!fO«NIA  90009 


Regional  Planning  Officer 


Mr.  John  VanderVeer,  ANA-220 


On  September  1,  1978,  we  sent  a  copy  of  the  July  1,  1978,  program  for 
the  major  capital  projects  anticipated  by  the  Los  Angeles  Department 
of  Airports.  We  now  have  updated  the  list  of  PAA  F&E  programs 
for  LAX  shown  on  Pages  26  and  27  of  the  Interim  Report,  dated 
September  1977*  The  changes  to  that  list  are  shown  below. 


1.  Page  26  Item  Bl.  Change  SSALR  to  convert  to  MALSR. 


2.  Page  26  Item  B2.  Modification  of  localizer  antenna  is 

complete. 

3.  Page  26  Item  El.  06L  ILS  is  complete. 

4.  Page  26  Item  E2.  Q6L  MALSR  is  complete. 

5.  Page  26  Item  F2.  06R  localizer  antenna  modification  is 
complete. 

6.  Page  27  Item  H2.  07R  MALSR  is  complete. 

7.  Page  27  Item  Jl.  Change  to  add  NU  BRITE. 

8.  Page  27  Item  J2.  Other  modifications  are  complete. 

9.  Page  27  Item  Kl.  Additional  memory  is  complete.  Add: 

Upgrade  to  ARTS  III  A. 


10.  Page  27  Item  LI.  Change  to  various  modifications  to 
improve  performance. 
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July  1,  1978 
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To: 

From: 
Subject : 

- > 


ANDUM 


Airport /Airline  Affairs  Committee 
William  M.  Schoenfeld 

Revisions  to  Program  of  Major  Capital  Projects 


Included  herein  is  a  revised  Program  of 
Major  Capital  Projects  dated  July  1,  1978 
for  the  Department  of  Airports.  Please 
remove  all  project  sheets  from  your 
existing  program  book  and  completely 
replace  with  the  new  sheets  for  each 
airport .  ^ _ 


n 


William  M.  Schoenfeld  / 
Deputy  General  Manager 


DEPARTMENT  OF  AIRPORTS 
PROGRAM  OF  MAJOR  CAPITAL  PROJECTS 
JULY  1,  1978 
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Protect  Name 

Land  Acauisition 


sttmated  Date  ot  Award  of  Contract 
Continuing 


Estimated  Oata  ot  Completion 

1978-1979  Fiscal  Year 


Airport 

LAX 


Estimated  Protect  Cost 

$1,500,000 


City  ot  Lae  Angeles 
Department  ot  Airports 
Office  ot 
P acilltles  Planning 


Project  Purpose  and  Description 


Completion  of  land  acquisition  in  the  Playa  del 
Rey  Island,  West  Westchester,  East  Westchester, 
North  Playa  del  Rey,  Emerson  Manor  and  Westchester. 

To  eliminate  residence  in  approach  and  transitional 
zones  for  runways.  Land  may  be  used  for  parking, 
storage,  terminals,  cargo  or  related  purposes. 


Project  Name 


Tiuketin®  Building  2 -East  Addition 


stimttmd  Dm  ot  Aware  ot  Contract 

August  1979 


-estimated  Date  ot  Completion 

July  1980 


Estimated  Project  Cost 

$2,478,000 


City  of  Los  Angeles 
Department  of  Airports 
Office  of 
Facilities  Planning 


Project  Purpose  and  Description 


The  addition  will  provide  additional  ticketing  space 
for  new  airlines  and  permit  the  relocation  of  the 
existing  ticket  counters  in  the  entrance  to  the 
passenger  tunnel. 

The  project  will  extend  the  two-story  stucture  seven 
bays  to  the  east  and  will  permit  the  airlines  to 
construct  additional  check-in  counters,  offices  and 
baggage  areas.  The  addition  will  add  a  total  of 
19,480  square  feet  to  the  existing  building. 
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Proivct  Name 

Satellite  2  -  Immigration  Modifications 


stimated  Dan  of  Award  of  Contract 

February  1978 


Estimated  Data  of  Completion 

July  1978 


Project  Purpose  and  Description 


Project  Numoer 


Airport 

LAX 


Estimated  Protect  Cost 

$247,000 


City  ot  Los  Angeles 
Oepm/tmei  t  of  Airports 
Office  ot 
Facilities  Planning 


The  project  will  provide  interim  improvements  to  the  immigrations 
area  until  a  new  FIS  facility  can  be  constructed.  It  will  include 
nine  new  piggy-back  inspection  counters,  new  secondary  inspection 
area,  and  additional  office  space  for  the  Immigration  and  Public 
Health  staff.  The  improvements  will  be  identical  for  both 
inspection  areas  on  the  operations  level  of  Satellite  2. 
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Pro/oct  Ntmo 

Fuel  Oil  Tanks -CUP 

Protect  Number 

Estimated  date  ot  Award  ot  Contract 

March  1978 

Airport 

LAX 

Estimated  Date  ot  Completion 

Estimated  Protect  Cost 

_  July  1978 

$177,000 

City  ot  Lot  Angeles 
Ompsrtmont  at  Airports 
Office  of 
Facilities  Planning 


Proioet  Purpose  and  Dotcription 


The  storage  tanks  will  augment  the  59,000  gallon 
fuel  oil  storage  capacity  at  the  Central  Utility 
Plant  (CUP).  They  will  provide  an  on-site  fuel 
supply  for  approximately  30  days  operation,  eliminate 
the  necessity  for  emergency  deliveries  of  fuel  oil 
and  will  lower  unit  costs  for  fuel.  The  project 
anticipates  a  forthcoming  curtailment  of  natural 
gas  and  the  eventual  complete  cut-off  of  the  supply 
of  natural  gas . 

The  project  will  provide  two  50,000-gallon  under¬ 
ground  fuel  oil  storage  tanks  for  the  CUP. 


Storage 

Tanks 
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Protect  Name 

Terminal  1 


Estimate)  Data  ot  Award  or  Contract 

April  1980 


Estimated  Oata  ot  Completion 

January  i982 


Airport 

LAX 


Estimated  Project  Cost 

$61,000,000 


City  o t  Los  Angeles 
Department  ot  Airports 
Office  ot 
Facilities  Planning 


Project  Purpose  and  Description 


A  new  terminal  complex  designed  for  12-16  aircraft  gate 
positions.  Cost  estimate  includes  all  site,  roadway  and 
uti li ty  work. 

This  facility  is  necessary  to  meet  forecast  passenger 
demand. 
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Protect  Name 

Ticketing  Building  2-West  Addition 

Project  Number 

£sr/mafacf  Oar*  dt  Award  o  t  Contract 

July  1980  v 

Airport 

LAX 

Estimated  Date  ot  Completion 

December  1981 

Estimated  Project  Cost 
$6,882,000 

City  at  Lot  Angalat 
Department  of  Airports 
Office  of 
Facilities  Planning 


Protact  Purpose  and  Description 


The  addition  will  provide  badly  needed  space  for 
Federal  Inspection  Services  and  additional  baggage 
claim  facilities. 

The  project  includes  an  above  ground  connection 
between  the  Ticketing  and  Satellite  building  and 
a  two-story,  westerly  addition  to  the  ticketing 
building . 
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Protect  Name 

Utility  Tunnel  and  AC  Pi  pin 


stimated  Data  o  t  Award  o  t  Contract 

April  1981 


Estimatad  Data  ot  Completion 

November  1982 


Airport 

LAX 


Estimatad  Protect  Cost 
$7,516,000 


City  of  Los  Angelas 
Department  of  Airports 
Office  ot 
Facilities  Planning 


Project  Purpose  and  Description 


A  reinforced  concrete  tunnel,  7'  wide  x  8'  high,  with 
a  total  length  of  approximately  7,600*  at  the  peri¬ 
meter  of  the  central  auto  park  area.  The  tunnel  will 
house  water  mains  and  heating  and  air  conditioning 
lines  in  addition  to  other  underground  facilities 
that  may  be  needed  from  time  to  time. 

To  reduce  leakage  from  water  mains  and  heating  and 
air  conditioning  lines,  to  facilitate  inspection, 
maintenance,  and  repair  of  these  lines,  and  to  prevent 
costly  damage  that  could  occur  to  adjacent  facilities 
in  the  event  of  a  pipeline  failure. 
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Protect  Name 

West  Terminal 


stimated  Data  6t  Awn  ot  Contract 
January  198.2 


Estimated  Data  ot  Completion 

■July  1984 


Airport 
I  .  LAX 


Estimated  Project  Cost 

$83,500,000 


City  ot  Los  Angeles 
department  at  Airports 
Office  or 
Facilities  Planning 


Protect  Purpose  and  description 


A  new  terminal  complex  designed  for  approximately 
23  aircraft  gate  positions. 

This  facility  will  provide  for  airport  expansion 
required  to  meet  passenger  forecasts. 
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Protect  Nome 

Satellite  2  Modifications 

Protect  NumOer 

11T,  12T 

Estimated  Date  ot  Award  ot  Contract 

June  1982 

Airport 

LAX 

Estimated  Date  ot  Completion 

1  Ssftmaffrd  Protect  Cost 

March  1984 

$7, 

550,000 

City  ot  Los  Angolas 
Deportment  of  Airports 
Office  of 
Pscilltles  Pfenning 


Project  Purpose  ana  Description 

This  project  will  expand  the  existing  international 
carriers'  satellite  facilities  to  meet  the  rapid 
growth  of  international  passengers. 

The  project  includes  expansion  and  modification  to 
Satellite  2  after  the  FIS  functions  have  been  moved 
to  a  new  facility.  The  project  is  based  on  Duplanty- 
Huffaker’s  1971  study  and  includes  appendages  at 
Gate  21  and  28 ,  expanding  the  mezzanine  level  over 
the  baggage  ramp ,  and  converting  the  former  FIS 
space  to  offices  and  public  areas. 
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Protect  Nama 

Taxiway  F  Reconstruction 


stimataa  Data  ot  Awara  ot  Contract 

May  1978 


Estimated  Data  ot  Completion 

April  1979 


Protect  Number 


Airport 

LAX 


Estimated  Protect  Cost 

$2,839,000 


City  ot  Lot  Angeles 
Department  of  Airports 
Office  of 
Pacilttle*  Planning 


Project  Purpose  and  Description 


To  bring  Taxiway  F  to  standard  FAA  75'  wide  criteria  and  to 
replace  deteriorated  pavement  originally  designed  and  con¬ 
structed  in  1958  for  707/DC-8  type  aircraft.  The  construc¬ 
tion  will  permit  wide-bodied  cargo  and  freighter  aircraft 
access  to  the  Air  Freight  4  area. 


Taxiway  F 


Taxiway  3-G 


Taxiway  7-G 
Sepulveda  Tunnel 


Reconstruct  existing  50'  wide  taxiway 
with  new  75'  wide  asphalt  concrete 
pavement,  new  taxiway  lights,  and 
asphalt  concrete  shoulders  between 
Stations  0+00  (east  end)  and  58  +  00 
(500'  west  of  Sepulveda). 

Reconstruct  existing  75'  wide  taxiway 
with  new  75’  wide  asphalt  concrete 
pavement  between  Taxiway  F  and  Runwav 
25L . 

Abandon . 

Construct  overlay  section  of  Taxiway  F 
designed  for  B-747  aircraft. 


Protect  Name 


Runway  25R  Rehabilitation 


stimatea  Date  ct  Award  ot  Contract 

April  1979 


estimated  Data  ot  Comoietion 

October  1979 


Protect  Numoer 

39R 


Airport 

LAX 


Estimated  Protect  Coat 

$2,475,000 


City  of  Los  Angelas 
Department  of  A  irporta 
Office  ot 
Pec itttiea  Planning 


Protect  Purpose  anti  Description 


The  removal  and  reconstruction  of  the  middle  100  feet  of  the 
most  easterly  3,900  feet  of  Runway  25R.  The  concrete  pavement 
has  failed  and  needs  to  be  replaced  with  a  thicker  concrete 
section  capable  of  supporting  the  current  generation  of 
ai rcraft. 
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Protect  Name 

Taxiway  8-G 


stimateo  Date  or  A  warp  of  Contract 

April  1979 


Estimated  Data  at  Camplation 

October  1979 


P'otact  Numoar  Ravuion  Data  . 

7-1-78 


Airport 

LAX 


Estimataa  P'aiact  Cost 

$350,000 


City  of  Los  Angataa 
Oaoartmant  of  Airports 
Off  lea  of  i 
PaditUas  Planning 


Proiaet  Purposa  ana  Oasenption 


The  Taxiway  will  permit  closing  the  first  700  feet  of 
Runway  25L  where  the  ALS  light  bars  are  to  be  elevated 
as  a  step  in  obtaining  Category  II  minimums  for  this 
runway . 

The  taxiway  will  be  full  strength  asphalt  concrete, 

75  feet  wide,  connecting  Taxiwav  F  with  the  fut'  ? 
displaced  threshhold  of  Runway  25L  at  station  9 -Ko . 


a 


Protect  Name 

Taxiways  J  and  K  Extension 

Protect  Numoer 

Estimated  Date  o t  Award  of  Contract 

April  1979 

Airport 

LAX 

estimated  Date  of  Completion 

October  1979 

Estimated  Protect  Cost 

$1,320,000 

7-1-78 


A 


City  of  Los  Angeles 
Department  of  A  irports 
Office  of 
Facilities  Planning 


Project  Purpose  and  Description 

The  project  will  provide  dual  east-west  taxiways 
between  the  north- south  taxiways  connecting  the 
north  runway  complex  with  the  south  complex. 
Completion  of  this  project  will  eliminate  a  ground 
traffic  bottleneck  and  minimize  aircraft  delays. 

Taxiways  J  and  K  will  be  extended  approximately 
900  lineal  feet  westerly  between  Taxiway  45  and 
Taxiway  49.  The  project  also  includes  constructing 
a  new  taxiway  (L-48)  between  Taxiways  47  and  49  and 
relocating  Service  Road  X  to  the  south  between 
Taxiways  J  and  K. 
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Protect  Nam a 

Taxiway  47  Relocation 


stimateo  Data  ot  Award  ot  Contract 

August  1979 


Estimated  Data  ot  Completion 

June  1980 


Protect  Numoar  Revision  Data 

1-1-78 


Airport 

LAX 


Estimated  Protect  Cost 

$1,730,000 


A 


City  ot  Los  Angeles 
Department  ot  Airports 
Office  ot 
Pecilttles  Planning 


Protect  Purpose  and  Description 


The  existing  taxiway  is  rapidly  deteriorating  and 
requires  replacement.  The  new  location  will  allow 
adequate  space  to  develop  the  proposed  West  Terminal 
and  continue  to  provide  the  airfield  with  a  dual 
north-sourth  taxiway  system  connecting  the  north  and 
south  runway  complexes. 

The  new  centerline  of  the  75-foot  wide  concrete 
taxiway  will  be  located  198  feet  west  of  the 
existing  centerline  and  276  feet  east  of  the 
existing  Taxiway  49  centerline  between  Taxiway  U 
and  Taxiway  J.  The  project  includes  a  connection 
to  the  diagonal  Taxiway  T-47  and  relocating  the 
service  road  east  of  Taxiway  47  to  the  west  edge 
of  the  existing  Taxiway  47  which  will  be  abandoned 
as  an  active  taxiway . 
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Praiect  Nam* 

In-Runway  Lighting,  Runway  25L 


estimated  Dai*  ot  Award  or  Control 

September  1979 


Estimated  Oat a  at  rvi mnimnon 

May  1980 


Proi*ct  Numoer  Revision  Date 

1 2SR  7-1-78* 


Airport 

LAX 


Estimated  Protect  Cost 
$1,047,000 


A 


City  ot  Lot  Angelas  I 
Department  ot  Airports  ! 

Office  of  \ 
Facilities  Planning  I 


Protect  Purpose  and  Description 


The  project  is  necessary  to  comply  with  the  FAA  requirements 
for  Category  II  operations. 

It  will  include  the  installation  of  a  centerline  lighting 
system  and  Touchdown  Zone  lighting  for  Runway  25L. 


Touchdown  Zone  Lights 


Centerline  Lights 


Protect  Name 

Seoulveda  Underpass  Reinforcing  &  Runway  Reconstruction 


stimataa  Date  ot  Awara  of  Contract 


September  1979 


Estimated  Data  ot  Comp  tat  ton 

September  1981 


Airport 

LAX 


Estimated  Protect  Cost 

$14,960,000 


City  ot  Los  Angeles 
Department  of  Airports 
Office  ot 
Facilities  Planning 


Project  Purpose  and  Description 

The  purpose  of  the  project  is  to  strengthen  the  south 
runway  complex  for  jumbo  jet  use. 

Construction  will  include: 

a)  New  structural  section  over  the  existing 
Sepulveda  Tunnel. 


Promt  Nam 9 

Imperial  Storm  Drain 


stimatec  Data  ot  Awara  ot  Contract 
October  1979 


estimated  Date  ot  Completion 

April  1980 


Protect  Numoer  I  Revision  Date 


10F 


Airport 

LAX 


estimated  Protect  Cost 

SI, 003, 000 


1-1-78 


A 


City  ot  Los  Angeles  \ 
Department  ot  Airports  i 
Office  ot 
Facilities  Planning 


Protect  Purpose  and  Description 


Construction  of  2,940  feet  of  87-inch  RCP  storm  drain 
to  connect  the  passenger  terminal  outfall  storm  drain 
to  the  existing  Los  Angeles  County  Flood  Control 
District  storm  drain  at  new  Pershing  Drive, 

The  completion  of  this  storm  drain  will  eliminate  the 
detention  basin  west  of  the  Runway  25  Complex,  so  that 
the  clear  zone  at  the  end  of  the  runway  can  be  leveled. 
It  will  also  alleviate  mosquito  and  bird  problems  in 
the  open  ponding  basin. 


Protact  Name 

Remote  Aircraft  Parking  Positions 

Proiact  N  urn  bar 

Estimated  Data  ot  Award  ot  Contract 

November  1979 

Airport 

LAX 

Estimated  Data  ot  Complation 

May  1980 

Estimatad  Proiact  Cost 

$1,376,000 

City  ot  Lot  Angelas 
Department  of  Airports 
Otfhaot 
Facilities  Planning 


Proiact  Purpose  and  Description 

Cons enaction  of  six  interim  parking  positions  for  wide¬ 
bodied  jets  to  be  located  south  of  Taxiway  U  at  the 
intersection  of  the  future  Taxiway  75. 

These  remote  gate  positions  are  needed  to  meet  the  gate 
requirements  at  Satellite  2  and  also  provide  substitute 
parking  positions  to  replace  the  three  aircraft  parking 
pads  east  of  Satellite  2  that  are  to  be  removed  to  allow 
for  Terminal  1  construction. 
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Protect  Name 

Taxiway s  8-H  and  8-J 


•  c stmwtod  Dm  ot  Aw*ra  ot  Contract 

August  1980 


■  Estimated  Oar*  ot  Completion 

August  1981 


i.v.'.'vi'/nj." 


Estimated  Protect  Cost 

$922 , 000  ... 


City  of  Los  Angeles 
Department  of  Airports 
Office  of 
PactUtlea  Planning 


Protect  Purpose  and  Description 


This  project  will  permit  access  from  the  north  to 
Runway  25L  when  the  first  700  feet  of  Runway  25L 
is  no  longer  usable  due  to  elevated  light  bars  in 
the  new  ALS  system. 

The  taxiways  will  be  75  foot  wide,  full  strength 
asphalt  concrete  taxiways  connecting  Taxiways  8-G 
and  8-L.  The  taxiways  will  be  located  approximately 
1,100  feet  from  the  east  end  of  Runway  25R. 


\  „  ;  4>. 

■“*  •  •  &  T  9  -  *  _  v  u  “• 

'V ,  "  ilslif 

If 

— j: — yxs  ..1  y.-.  f  I 
'  *,  ;.  J  .*jjr  _  ^ja-yr.yrTU-  4- *- 


•v— 

.  ;-'4 

•5s.  •  •] 

j-""— 


r; 

— %  |:! 
*  v*  i'  j 


nn  2 

V— •<  n 


1  \  • 


Protect  Purpose  snp  Description 


City  o i  Lot  Angeles 
Deportment  at  Airport* 
Office  at 
PedUtlee  Pfenning 


Taxiway  75  -  P.C.C.  iOO'  wide,  3,700‘  long,  between 
Taxiway  U  and  Taxiway  J  Extension. 

Taxiway  J  Extension  -  P.C.C. ,  iOO*  wide,  5,000'  long, 

between  Taxi  way  75  and  Taxiway  **! . 

Connecting  Taxi  ways  -  Reconstruction  of  north-south 

Taxiways  53  and  63. 

Taxiway  75  will  provide  an  additional  north-south 
taxiway.  Existing  Taxiway  J  is  to  be  extended 
west  to  connect  Taxiway  75  to  the  south  airfield. 


Protect  Nam a 


Pro/act  NumOar 


EitimatadVata  ot  Award  o  t  Contract 

Airport 

August.  1981 

LAX 

Estimated  Data  ot  Complatton 

Estimstsd  Protect  Cost 

August  1982 

$10 

000,000 

7-1-7® 


A 


City  of  Loa  Ar 
Oapartmant  of  Ah 

on 

PaeiUUmPh 


Proiact  Purpota  and  Oascription 


The  purpose  of  the  project  is  to  minimize  costly  and  disruptive 
alternate  operations  that  result  from  adverse  fog  conditions. 


The  project  will  require  the  contractor  to  provide  a  guaranteed 
"turn  key"  system  which  will  provide  for  visibility  and  ceiling 
improvements  on  Runway  24R  through  the  use  of  a  thermokinetic 
fog  dispersal  system.  The  system  will  be  computer  controlled 
wieh  manual  override  and  will  provide  meteorological  improve¬ 
ments  for  flight  operation  to  Category  II. 

A  separate  project,  "Taxiway  Centerline  Lighting" , _will  provide 
a  guidance  system  from  the  runway  to  the  terminal  area. 
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Runway  24R  Extension 


Estimate<rOate  of  Award  'at  Contract 

August  1981 


SstimatedVste  ot  Completion 

August  1982 


134R 


Airport 

LAX 


Estimated  Project  Cost 

$2,275,000 


City  of  Los  Anpeka 
Department  of  Airport 
Office  d 
Pscitkiea  Planning 


Protect  Purpose  and  Description 


The  project  will  extend  Runway  24R  to  a  planned  length  of  10,285  feet 
to  increase  the  takeoff  capability  to  that  equal  at  Runway  24L. 

The  project  includes: 

Runway  extension  -  1,360  lineal  feet  of  concrete  pavement  (22,670 
square  yards).,  including  drainage  facilities,  centerline  and  edge 
lights,  and  paved  shoulders. 

Taxiway  connection  -  (Taxiway  85“V)  -  700  lineal  feet  of  concrete 
pavement  (5,350  square  yards)  including  edge  lights  and  paved 
shoulders . 
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Proiact  Nama 

Taxiway  Centerline  Lighting 

Proiact  Number 

Satimatad  Data  of  Award  of  (Contract 

September  1981 

Airport 

LAX 

Satimatad  Data  of  Completion 

Satimatad  Proiact  Cost 

September  1982 

$1. 

072,000 

City  of  Lot  Angataa 
Department  of  Airports 
Office  of 
PaciUtlea  Planning 


Pro/act  Purpoaa  and  Description 


The  purpose  of  the  project  is  to  minimize  costly  and 
disruptive  alternate  operations  resulting  from  adverse 
fog  conditions.  The  light  system  will  guide  aircraft 
from  Runway  24R  to  the  Terminal  Area. 

The  project  will  provide  centerline  taxiway  lighting 
to  Category  III  standards.  Light  spacing  is  proposed 
to  be  about  15  feet  on  centers  for  the  high  speed 
exit  taxiway  turns  and  intersections  and  50  feet  on 
centers  for  straight  sections. 
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Proiact  Nama 


Runway  24L-6R  Reconstruction 


Estimated  Data  ot  Award  at  Contract 

August  1982 


Estimatad  Data  ot  Complation 

August  1983 _ 


Revision  Data 

7 -1-78 


Airport 

LAX 


Estimatad  Proiact  Cost 

$10,595,000 


City  ot  Los  Angaiaa 
Department  ot  Airports 
Ottleaot 
PadOUas  Planning 


Proiact  Purpota  and  Oascription 


Reconstruction  will  be  required  for  LAX's  primary  wide¬ 
bodied  runway  approximately  seven  to  eight  years  after 
completion  of  Runway  24L  Resurfacing  Project  (December, 
1974). 

Reconstruct  entire  10,285  foot  long  Runway  24L-6R,  and 
apshalt  concrete  taxiways  52-V,  65”V,  65“U,  75"V,  75“0- 
Project  includes  replacing  existing  asphalt  runway  and 
taxiways  with  concrete  pavement,  overlaying  existing 
concrete  at  east  and  west  ends  of  runway  with  concrete 
pavement,  centerline  and  touchdown  zone  lights,  and  pave¬ 
ment  grooving. 
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City  ot  Lot  Angolas 
Department  ot  Airport* 
Off  lea  ot 
Facilities  Planning 


Proiaet  Purpose  and  Description 


This  project  is  a  requirement  of  the  Conditional  Use  approval 
to  build  the  East  Westchester  Auto  Parking  Lot  and  it  will 
widen  96th  Street  from  between  13'  and  15'  on  the  north  side 
between  Airport  Boulevard  and  Sepulveda  Boulevard.  The 
project  will  include  AC  pavement,  curb  and  gutter,  concrete 
sidewalk,  street  trees,  street  lights,  and  traffic  signals. 
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Protect  Name 

North  Arterial  Roadway 


Estimated  uata  ot  Award  ot  Contract 

January  1980 


Estimated  Data  ot  Completion 

July  1982 


-  Phases  I  &  II 


Estimated  Protect  Cost 

$3,016,000 


City  ot  Lot  Angeles 
Department  of  Airports 
Office  ot 
Facilities  Planning 


Protect  Purpose  and  Description 


The  highway  will  join  the  section  of  roadway  between  Hastings 
Avenue  and  Pershing  Drive  which  is  planned  to  be  constructed 
as  part  of  the  Nike  Site  Land  Development  project.  The 
project  will  provide  an  east-west  traffic  corridor  between 
Manchester  and  Imperial  linking  the  San  Diego  Freeway  and  the 
ocean  and  to  provide  access  to  the  acquisition  areas  north  of 
the  airport. 

The  roadway  will  be  constructed  to  major  highway  standards 
between  Airport  Boulevard  and  Sepulveda  Boulevard  through 
East  Westchester  (Phase  I)  and  between  Lincoln  Boulevard  and 
Hastings  Avenue  through  West  Westchester  (Phase  II) .  The 
project  includes  signalized  intersections  at  Sepulveda, 
Emerson  and  Lincoln. 
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Protect  Name 

Second  Level  Roadway 


Estimated  Date  o t  Award  of  Contract 
January  1981 


Estimated  Oate  of  Completion 

January  1984 


Protect  Number 


Airport 

LAX 


Estimated  Project  Cost 

$75,000,000 


X 


City  ot  Los  Angeles 
Department  of  Airports 
Office  of 
Facilities  Planning 


Protect  Purpose  and  Description 


The  following  is  a  brief  description  of  the  preferred 
alternative  developed  in  the  LAX  Ground  Access  Study 
to  increase  the  capacity  of  LAX  to  40  MAP. 

The  primary  elements  are:  an  elevated  four-lane  road¬ 
way  in  the  CTA  contiguous  with  the  ticketing  buildings , 
continuous  sidewalk  at  the  second  level  along  World  Way, 
direct  access  to  the  parking  structures  via  bridges 
over  World  Way,  and  ramp  access  and  egress  at  Century 
and  Sepulveda  Boulevards.  The  roadway  will  be  designed 
to  accommodate  conversion  of  second  level  lanes  to 
preferential  high- occupancy  vehicles  and/or  to  a  People 
Mover  Guideway. 

Parking  lot,  parking  structure,  roadway  improvements,  etc, 
which  are  a  part  of  the  preferred  alternative  are  listed 
separately  as  individual  projects. 
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Pro,  act  Name 

1  Ai  rp 

ort  Boulevard  (W/S) 

-  96th  Street  to  Interceptor 

Protect  Number 

Estimate  Oat*  of  Awara'at  Contract 

Airport 

July  1981 

LAX 

January  1982 


Estimated  Protect  Cost 

$354,000 


City  of  Lot  Angeles 
Department  of  A  irports 
Office  of 
PaciUtiea  Planning 


Project  Purpose  and  Description 


W;den  Airport  Boulevard  17'  on  the  west  side  between  96th 
Street  and  Interceptor  Street.  Project  includes  AC  pave¬ 
ment,  curb  and  gutter,  concrete  sidewalk,  street  trees, 
street  lights,  and  traffic  signals. 

This  project  is  a  requirement  of  the  Conditional  Use 
approval  to  build  the  East  Westchester  Auto  Parking  Lot. 
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Protect  Name 


_ World  Uay  to  Imperial 

Estimated  data  o t  Award  ot  iontract 

_ August  1981 _ 

Estimated  Data  ot  Completion 

August  1982 


Tunnel  Connection 


Protect  NumOer 

94F 


Airport 

LAX 


Estimated  Protect  Cost 

$11,836,000 


Revision  Date 

1-1-78 


X 


City  ot  Lot  Angelas 
Department  ot  Airports 
Office  ot 
Facilities  Planning 


Protect  Purpose  and  Description 


A  two-roadway  tunnel  approximately  900  feet  in 
length  connecting  the  Imperial  Tunnel  to 
World  Way. 

To  provide  an  alternate  ingress  and  egress  to  the 
passenger  terminal  area  and  to  increase  ground 
access  capacity  of  the  central  complex. 


Protect  Name 

World  Wav  to  Manchester  Tunnel  Connection 


tstimataa  Data  otAwaro  ot  Contract 

Auzust  1981 


Estimated  Data  ot  Complation 

August  1982 


Airport 

LAX 


Sstimatao  Project  Cost 

$10,571,000 


City  ot  Los  Angaias 
Department  ot  Airports 
Office  of 
Pacilltlaa  Planning 


Proiact  Purpose  and  Description 

A  two- roadway  tunnel  (each  55  feet  wide)  approximately 
1,100  feet  in  length  connecting  the  Road  and  Tunnel 
to  Manchester  -  Phase  2  to  World  Way. 

To  provide  an  additional  vehicular  entrance  and  exit 
for  the  passenger  terminal  area. 
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Proiact  Nama 

Imperial  Tunnel 

Proiact  Numoar 
94F 

Ssttmatea  data  ot  Award  ot  Contract 

Ph  I  9/83,  Ph  119/84,  Ph  III  8/85  | 

Airport 

LAX 

Sstimataa  Data  ot  Completion 

Phi  9/84,  Ph  II  9/85,  Ph  III  8/86 

Sstimataa  Proiact  Cost 

\  $55,000,000 

CUy  of  Lot  Angelas 
Department  of  Airports 
Office  ot 
Facilities  Planning 


Phase  I  Structural  under  Runway  25L 
Phase  II  Structural  under  Runway  25R 


Proiact  Purpose  ana  Dascription 

:r  Runway  25L 

Runwav  2 SR  $37,000,000 


Phase  III  Ventilation  Building  Lighting  nnn  nnn 
and  Roadway  $18,000,000 

To  provide  an  alternate  ingress  and  egress  to  the  passenger 
terminal  area  and  to  increase  the  ground  access  capacity 
of  the  central  complex. 

A  4,300  foot  roadway  between  World  Way  and  Imperial  Highway. 
A  portion  of  the  roadway  will  be  a  3,700  foot  underground 
structure,  crossing  under  the  Runway  25  complex.  The  road¬ 
way  will  interchange  with  Imperial  Highway  and  World  Way 
and  will  provide  three  lanes  in  each  direction.  Ventilation 
and  lighting  facilities  will  be  included.  This  project  will 
be  phased  in  with  the  reconstruction  of  the  south  runway 
complex. 
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Protect  Name 

North  Arterial  Roadwa 


-Estimated  Date  ot  Award  ot  Contract 
|  January  1985 


Estimated  Data  ot  Completion 
July  1987 


-  Phase  I  1 1 


Project  Number 


Airport 

LAX 


estimated  Protect  Coat 
$26,960,000 


City  ot  Lot  Angeles 
Deportment  ot  Airports 
Office  ot 
facilities  Planning 


Project  Purpose  and  Description 


Completion  of  arterial  highway  including  interchanges  at 
Sepulveda  and  Lincoln,  a  connection  between  Pershing  and 
Vista  del  Mar,  and  access  ramps  in  the  East  Westchester 
transportation  center. 

To  meet  1990  traffic  demands  and  satisfy  anticipated  tract 
map  requ i remen  ts . 
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Project  Name 


Road  S  Tunnel  to  Manchester 


stimated  Oar*  or  Award  ot  Contract 

August:  1985 


Estimated  Data  ot  Completion 

March  1987 


Phase  2 


Airport 

LAX 


Estimated  Protect  Coat 

$25,000,000 


City  ot  Lot  Angeles 
Department  ot  Airports 
Office  ot 
Paeilltlea  Planning 


Protect  Purpose  and  Description 


A  two-roadway  tunnel  (each  roadway  55  feat  wide), 
from  the  existing  unfinished  tunnel  under  Runway 
2UR  to  the  World  Way  to  Manchester  Tunnel  Connection 
and  a  six- lane  roadway  from  the  north  end  of  the 
existing  tunnel  to  Manchester  Avenue.  Project  includes 
a  ventilation  building  and  interior  finish  for  the 
existing  720-foot  segment  of  tunnel. 

To  provide  an  additional  vehicular  entrance  and  exit 
for  the  passenger  terminal  area. 
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City  o t  Lot  Angulos 
Oopartmont  of  Airports 
Otttcmat 
PtclllUmt  Planning 


Proiact  Purpoto  and  Datcription 
Es  t  i  ma  ted 


Project 

Area 

Spaces 

Cost 

(Acres) 

Existing 

VSP  Lot 

3,606 

— 

26.2 

Phase  II 

Add i t i on 

2,258 

$556,000 

16.5 

Phase  1 1 1 

Add i t i on 

500 

200.000 

3.0 

6 , 364 

57B'6,T5TTC 

WJ 

Increase  the  parking  capacity  at  LAX  to  meet  future  needs.  The 
expanded  VSP  Lot  will  operate  in  conjunction  with  remote  parking 
in  East  Westchester  to  provide  a  system  of  peripheral  parking 
that  will  remove  a  substantial  amount  of  traffic  from  the 
central  complex. 
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Phase  2 
Existing  Lot  s. 


Phase  3 


Pniecrffame 


Parking  Structure  0 


stimated  Date  of  Award. at  Contract 

September  1979 


Estimated  Data  of  Completion 

January  1981 


Airport 

LAX 


Estimated  Project  Cost 

$5,061,000 


C tty  or  lot  Angelas 
Department  of  Airports 
Office  of 
PeciOtles  Planning 


Prelect  Purpose  and  Description 


A  3-level  parking  structure,  approximately  660'  long 
280'  wide,  containing  1,500  parking  spaces. 

To  provide  additional  automobile  parking  within  the 
central  passenger  terminal  area.  Will  serve  the  new 
Terminal  1. 
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Parking  Structure  C 


ttwd  Oate  of  Award  of  Contract 

September  1980 


EstimatettOate  ot  Comotation 

July  1981 
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Airport 

LAX 


Estimated  Protect  Cost 

$  2,902,000 


City  ot  Lot  Angeles 
Department  of  Airports 
Office  ot 
Facilities  Planning 


Protect  Purpose  and  Description 


A  3"Ievei  parking  structure,  approximately  395'  long  x  235' 
wide,  containing  763  car  spaces 

To  provide  additional  parking  for  automobiles  in  the 
central  passenger  terminal  area. 
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ProiectName 


Protect  Number 


•  East  Westchester  Parkina  Lot  Addition 

Estimated  Date  of  Award' ot  Contract 

January  1982 

Airport 

LAX 

Estimated  Date  ot  Completion 

Julv  1982 

Estimated  Protect  Cost 

$3,597,000 

City  of  Lot  Angolas 
Department  of  Airports 
Office  of 
Pecilitlea  Planning 


Protect  Purpose  and  Description 


This  project  will  provide  an  additional  5,000  auto 
parking  stalls  for  public  and  U-drive  parking. 

It  will  allow  for  the  relocation  of  rental  car 
facilities  from  the  central  complex. 

Completion  will  increase'  the  parking  capacity 
at  LAX  to  meet  future  needs. 


Protect  Name 

Parking  Structures 


stimated  Oar*  of  Award  ot  Contract 

January  1982 


Estimated  Data  ot  Completion 

January  1984 


-  Lot  3 


Project  Number 

27T,  92T 


Airport 

LAX 


Estimated  Protect  Cost 

$11,931,000 


City  of  Los  Angeles 
Department  of  Airports 
Office  of 
PaciUtlea  Planning 


Project  Purpose  and  Description 


Two  three-ievel  parking  structures,  each  600'  long 
by  240*  wide  with  a  capacity  of  1,300  parking  spaces 
each.  Total  capacity  2,600. 

To  provide  additional  automobile  parking  spaces  in 
the  central  passenger  terminal  area. 
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Protect  Name 

.  Tract  24903  ~  East  of  Pershing  Orive 


Estimate  Data  at  Award  at  Contract 

October  1978 


Estimated  Data  ot  Completion 

October  1979 


Protect  Number 


Airport 

LAX 


G 


City  of  Los  Angeles 
Department  ot  Airports 
Office  of 
Facilities  Planning 


Project  Purpose  and  Description 


The  subject  area  has  been  restricted  in  use  by  City  zoning. 
The  area  was  originally  zoned  R-l;  however,  in  June,  1970, 
the  City  approved  changing  the  zoning  to  (T)M2.  The  current 
classification  is  zoned  tentative  light  industrial  and  re¬ 
quires  the  Department  to  file  a  tract  map  and  record  the 
subdivision  prior  to  the  issuance  of  any  building  permits. 
The  estimated  cost  includes  miscellaneous  fees  required  to 
file  and  record  the  tract  map. 
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Project  Nam a 


Protect  Number 


Landscaping  Strip  and  Noise  Barrier 


stimated  Data  <j t  Award  of  Contract 
January  1979 


Estimated  Oate  ot  Completion 

ApriJ  1979 


Pilot  Project 


Airport 

LAX 


Estimated  Protect  Cost 
$400,000 


G 


City  of  Loa  Angelas 
Department  of  Airports 
Office  of 
Facilities  Planning 


Protect  Purpose  and  Description 


A  twenty-foot  high  noise  barrier  and  fifty  foot 
landscaped  area  with  a  fourteen  foot  maintenance 
road  along  the  north  property  line  between  the 
golf  course  and  Emerson  Avenue. 

The  purpose  of  the  pilot  project  is  to  determine 
the  actual  sound  reduction  characteristics  of 
such  a  wall.  If  the  program  is  successful,  the 
barrier  will  be  continued  along  the  entire 
airport  boundary  as  part  of  the  North  Acquisition 
Area  Development  project.  The  maintenance  road 
could  be  converted  into  a  bicycle  path. 
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Protect  Name 

Southside  Air  Carzo  Sice  Development 


Estimated  Date  Qt  Award  ot  Contract 

January  1979 


Estimated  Date  ot  Completion 

July  1981 


Estimated  Protect  Cost 

$4,500,000 


City  of  Los  Angeles 
Department  of  Airports 
Office  of 
Facilities  Planning 


Project  Purpose  and  Description 


Sice  development  will  include  demolition  of  the  existing 
Rockwell  facilities,  structures  and  unusable  pavement, 
grading,  utilities,  5,000  LF  of  50  FT  roadway  and 
construction  of  a  joint  use  taxiway  connecting  the  Rock¬ 
well  site  to  Taxiway  F. 

The  new  cargo  terminal  complex  is  ultimately  planned  to 
provide  approximately  836,250  SF  of  warehouse  space,  24 
aircraft  parking  positions,  and  2,400  automobile  parking 
stalls.  Building  construction  and  lease  improvemencs  will 
be  made  by  the  individual  leasees. 

Airline  requests  for  the  space  that  will  be  available  on 
the  southside  exceed  the  supply.  The  combination  of  the 
south  side  development  and  existing  Cargo  City  are  pro¬ 
jected  to  be  able  to  process  over  2.8  million  tons  of 
cargo  a  year.  This  will  meet  the  projected  cargo  demand 
through  1987.  The  phased  development  will  require  the 
following  yearly  expenditure  of  funds: 


Fiscal  Year: 


78-79 

$1,000,000 


"S 


79-80 

$3,050,000 


80-81 

$450,000 
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Protect  Nam e 

La  Cienega  Building  Electrical  Improvements 


sumated  Data  ot  Award  of  Contract 

May  1979 


Estimated  Data  of  Completion 

September  1979 


Protect  Purpose  and  Description 


Protect  Number 

166 


Airport 

LAX 


Estimated  Protect  Cost 

$161,000 


G 


City  ot  Los  Angelas 
Department  of  Airports  ! 

Office  of  I 
Facilities  Planning 


The  purpose  of  the  project  is  to  reduce  fire  hazards  in  the  47,356  square 
foot  La  Cienega  (and  111th  Street)  Building,  to  bring  the  electrical 
circuits  up  to  Los  Angeles  City  Electrical  Code  and  to  replace  old  or 
obsolete  equipment-  The  project  will  include  the  following: 

1-  Replace  the  old  unapproved  main  switchboards  for  both  480  volts, 

3  phase  electrical  services  and  for  six  subswitchboards  with  new 
approved  swi tchboards . 

2.  Provide  adequate  and  approved  support  for  existing  light  fixtures. 

3-  Provide  additional  emergency  lighting  and  adequate  support  for 
ex  is  ?ng. 

4.  Provide  internally  illuminated  exit  signs. 

5.  Provide  platforms  for  access  to  transformers,  air  conditioners  and 
other  electrical  equipment  above  the  office  area  ceilings. 

6.  Replace  extension  cords  and  plastic  floor  pancake  extensions 
with  approved  receptacles. 

7-  Repair  air  conditioning  equipment. 

8.  Update  panel  directories. 
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Proto ct  Name 

Nike  Sice  Land  Development 


Estimator]  Data  of  Awarti  at  Contract 

June  1979 


Estimator]  Data  at  Completion 
June  1981 


Airport 

LAX 


Estimotoo  Praioct  Cost 

$2,058,000 


City  of  Loo  Angolas 
Department  of  Airports 
Office  of 
Facilities  P  fanning 


Protect  Purpose  and  Description 


The  project  will  fulfill  the  requirements  that  the  Department 
anticipates  to  be  imposed  by  the  City  of  Los  Angeles  as  part 
of  Conditional  Use  process  and  internal  site  improvements  to 
allow  development  of  an  approximately  43-acre  site  for  use 
by  L.A.  Community  College,  Jet  Pets  and  Dobbs  Houses. 

Site  and  boundary  improvements  for  former  Nike  Site  parcel 
and  adjacent  areas.  Improvements  include: 

1.  Secondary  highway  between  La  Tijera  and  Pershing 
Drive  on  proposed  North  Arterial  Highway  alignment. 

2.  Landscaped  buffer  strip  and  six-foot  block  wall 
along  north  property  line  between  Pershing  Drive 
and  Falmouth. 

3.  Widen  east  half  of  Pershing  Drive  to  major  highway 
standards  between  Wacerview  St,  and  Sterry  St. 

4.  Landscaped  buffer  strip  50'  wide  on  east  side  of 
Pershing  Drive  between  Waterview  St.  and  Sandpiper  St. 

5.  Service  Road  bridge  over  secondary  highway. 

6.  Internal  access  roads. 


10’  street  widening  &  50*  landscaped  strip 
L.A.  Community  College 

50'  landscaped  buffer  strip  with  6’  block  wall 

Service  road  bridge 

30'  internal  access  road 

Dobbs  Houses 

Secondary  Highway-Pershing  to  La  Tijera 
50'  internal  access  road 
Jet  Pets 
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Project  Name 

Waste  Water  Treatment  Plant 


/mated  Date  ot  Award  ot  Contract 

.  Austust.  1979 


Estimated  Cato  ot  Completion 

June  1980 


Project  Numoer 


Airport 

LAX 


Estimated  Protect  Cost 
SI ,200,000 


G 


City  of  Lot  Angeles 
Department  of  Airports 
Office  of 
Pacilltlea  Planning  \ 


Project  Purpose  and  Description 


A  3^7  gallon  per  minute  dry  weather  flow  waste  water 
treatment  plant  to  be  located  near  the  intersection 
of  Pershing  Drive  and  Imperial  Highway.  The  plant 
will  treat  essentially  all  of  the  Airport  dry  weather 
flow  west  of  Sepulveda  Boulevard. 

To  meet  the  standards  of  the  State's  Water  Quality  acr 
of  1970  and  to  alleviate  any  possibility  of  Airport 
industrial  wastes  polluting  the  beach  and  ocean. 


Project  Name  Protect  Number 

Tract  24851  (East  Westchester)  Fees  &  Misc.  127F 


estimated  Date  at  Award  at  Contract  Airport 

October  1979  LAX 


Estimated  Date  at  Completion 

April  1981 


Estimated  Protect  Cost 

$1,540,000 


City  of  Lot  Angeles 
Department  of  Airports 
Office  of 
Facilities  Planning 


Protect  Purpose  and  Description 


Includes  miscellaneous  street  improvements  to  Sepulveda 
Boulevard  and  Will  Rogers.  Also  includes  consideration 
of  utility  relocations,  fire  hydrants  and  mains,  boundary 
survey,  title  search  and  tract  fees. 

1.  To  fulfill  the  requirements  of  the  tract  map.  The 
tract  map  must  be  filed  in  order  to  develop  the  land. 

2.  To  provide  better  traffic  flow  in  and  around  the 

airport  and  for  our  future  development  in  East  Westchester. 

The  above  cost  was  based  on  improvements  as  suggested  by  the 
City  Department  of  Traffic. 
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Protect  Name 

■  North  Acquisition  Area  Development 


stimated  Data  at  Award  at  Contract 
January  1980 


Sstimataa  Data  ot  Completion 

July  1983 


Protect  Number  Revision  Oate  . 

7-1-77 


Airport 

LAX 


Estimated  Protect  Cost 

$  37,056,000 


City  ot  Los  Angeles 
Department  ot  Airports 
Office  of 
Facilities  Planning 


Protect  Purpose  and  Description 


Project  consists  of  complete  site  development  of 
West  Westchester,  Emerson  Manor,  and  East  Westchester 
acquisition  areas.  Improvements  include  grading, 
utilities,  sewers,  storm  drains,  internal  roadways, 
connections  to  the  airport,  and  landscaped  buffer 
strip,  bikeway  and  sound  wall  along  the  north 
boundary. 

This  provides  site  improvements  and  access  in  the 
383  acres  included  in  the  north  acquisition  areas 
for  industrial,  commercial  and  ai rport-related  uses, 
and  to  satisfy  anticipated  tract  map  requirements. 


East  Westchester 


Emerson  Manor 


... 
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West  Westchester 


Project  Name 

Screen  Wall-Imperial  Highway  at  Air  Freight 

No.  4 

Protect  Numoer 

gatimated  Data  o  f  Award  t>f  Contract 

Airport 

January  1980 

LAX 

estimated  Date  of  Completion 

|  estimated  Protect  Cost 

April  1980 

|  $143,000 

City  of  Los  Ann  alms 
Department  of  A  //ports 
Office  of 

Facilities  Planning  , 


Project  Purpose  and  Description 

The  project  will  improve  the  appearance  of  Airport 
property  along  Imperial  Highway  in  the  vicinity  of 
Air  Freight  No.  4. 

Construction  will  include: 

a)  1600'  -  6'  high  block  wall. 

b)  1600'  -  6'  wide  side  between  the  existing 
sidewalk  and  curb. 

c)  20'  wide  irrigated  landscaped  area  between 
the  wall  and  the  existing  sidewalk. 


north 


Protect  Name 

Tract  25681  (Playa  del  Re 


Estimate  Data  at  Award  at  Contract 

October  1980 


Estimated  Oata  o  t  Completion 

July  1981 


Improvements 


Airport 

LAX 


Estimated  Project  Cost 

$5,470,000 


G 


City  ot  Los  Angela* 
Department  at  Airports 
Office  at 
PectUtim*  Planning 


Project  Purpose  and  Description 


The  project  is  necessary  to  comply  with  requirements  set 
by  the  Planning  Department  and  the  Department  of  Public 
Works  for  the  vacation  of  -various  streets  in  the  Playa  del 
Rey  area. 

The  project  cost  includes  the  widening  of  Imperial  Highway 
and  Vista  del  Mar  and  the  extension  of  World  Way  West  to 
Vista  del  Mar. 
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Protect  Nam* 

Passenger  Terminal  Addition 


sttmated  Data  o i  Award  ot  Contract 

July  1977 


Estimated  Oat*  ot  Comotation 

August  1978  .  - 


Protect  Number 


Airport 

OUT 


|  Estimated  Protect  Coat 

j  $1,387,000  . 


City  of  Loa  Angeles 
Department  ot  Airports 
Office  of 
Facilities  Planning 


Protect  Purpose  and  Description 


The  project  is  necessary  to  relieve  congestion  in  the 
terminal  area  and  to  provide  for  expansion  prior  to  the 
time  when  the  new  terminal  facilities  can  be  constructed. 

The  addition  will  add  approximately  10,000  square  feet 
to  the  existing  terminal  building  and  new  ceiling, 
carpeting,  reconstruction  of  restroom  in  existing 
terminal  plus  extension  and  security  screening  of 
existing  concourse. 
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Protect  Same 

. _ Parking  Lot  Remodeling 


atimsted  Data  o  t  Award  o  t  Contract 

July  1978 


Satimatad  Oata  ot  Camplation 

March  1979 


Airport 

ONT 


Satimatad  Protect  Coat 

$236,000 


T 


City  ot  Lot  Angela* 
Department  ot  Airports 
Office  ot 
Facilities  Planning 


Protect  Purpose  and  Description 


The  project  is  necessary  to  meet  peak  parking 
demands.  Construction  will  include  the  rehabil¬ 
itation  and  renovation  of  the  former  Lockheed 
parking  lot  and  portions  of  the  existing  parking 
lot. 


Additional 

Spaces 

Total 

Spaces 

Area 

(Acres) 

Existing  Lot 

— 

1,718 

11.5 

Parking  Lot 

Remodeling 

1,200 

2,918 

10.0 

ITT" 

its  /  s 
i _ ** _ k 


Protect  Ntmm 


Project  Name 

Passenger  Terminal 


tlmated  Oateot  Awartt  ot  rontract 

November  1982 


Estimated  Data  ot  Completion 

May  1984 


-  Phase  I  I 


msm 


Revision  Date * 

7-1-78 


Airport 

ONT 


Estimated  Protect  Cost 
$14,200,000 


City  ot  Lot  Angeles 
Department  of  Airports 
Office  ot 
Facilities  Planning 


Project  Purpose  and  Description 


Construct  terminal,  auto  parking,  and  apron  north  of  the 
airfield  and  east  of  the  Cucamonga  Creek  Channel. 

100,000  S.  F.  Terminal 
1,500  auto  parking  spaces 
5  ai rcraft  gate  positions 

Provide  terminal  area  to  meet  passenger  projections 
for  Ontario. 


Auto  Parking 
Terminal 
Apron  _ 


Project  Name 

Passenger  Terminal 


ZitrmatKt  0«r«  ot  AwvO  of  Contract 

July  1985 


Estimated  Oate  o t  Completion 

July  1987 


-  Phase  III 


Airport 

ONT 


estimated  Protect  Cost 
$38,000,000 


City  ot  Los  Angeles 
Department  of  Airports 
Office  ot 
Pscilltles  Planning 


Protect  Purpose  and  Description 

Construct  terminal,  auto  parking,  and  apron  north  of 
the  airfield  and  east  of  the  Cucamonga  Creek  Channel. 

100,000  S.F.  Terminal 
1,500  auto  parking  spaces 
5  aircraft  gate  positions 

Provide  terminal  area  to  meet  passenger  projections 
for  Ontario . 
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Auto  Parking^ 
Terminal 
Apron  I _ 


Protect  Name 


Runway  25L  S  Connecting  Taxi  wavs 


Estimated  Data  o  t  A  ward  -at  Contract 

January  1979 


Estimated  Date  of  Completion 

September  1980 


r?>n  I 


Airport 

ONT 


Estimated  Protect  Cost 

$11,190,000 


A 


City  of  Los  Angelas 
Department  of  Airports 
Office  of 
Facilities  Planning  j 


Project  Purpose  and  Description 


Construct  a  runway  700'  s/o  the  existing  runway.  Also 
construct  two  hi-speed  exit  taxiways.  The  east  end  of 
the  runway  will  be  2,200'  east  of  the  east  end  of  the 
existing  runway. 

The  runway  will  be  10,200*  x  150'  and  will  have  center- 
line  and  touchdown  zone  lights. 

Project  cost  includes  $1,320,000  for  improvement  of  the 
Cucamonga  Channel  which  may  be  constructed  by  U.  S.  Army 
Corps  of  Engineers  or  eligible  for  100%  reimbursement 
from  the  Corps  of  Engineers. 

To  provide  the  ai rport  with  a  new  runway  so  that  the 
present  runway  can  be  maintained  or  reconstructed. 

The  present  runway  cannot  be  reconstructed,  or  maintained 
indefinitely,  without  shutting  down  existing  Runway  25 
which  would  then  effectively  eliminate  trunk  air  carrier 
operations. 
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Protect  Name 

Taxiway  S 

Protect  Number 

1 51 R 

Estimated  Date  ot  Award  of  Contract 

October  1980 

Airport 

ONT 

Estimated  Date  ot  Completion 

1  Estimated  Protect  Cost 

October  1981 

$3, 

282,000 

City  of  Los  Angelas 
Department  of  Airports 
Office  of 
Facilities  Planning 


Protect  Purpose  and  Description 


Construct  a  taxiway  400'  south  of  future  Runway  25L.  The 
taxiway  will  be  8,200'  x  75'  constructed  with  AC  pavement. 

To  provide  a  taxiway  for  the  south  side  of  the  airfield 
and  to  also  provide  additional  airfield  flexibility. 
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Taxiway  20 
-  ~  Taxiway  62 


Taxiway  102 


I  National  Guard 
_  Apron 


Protect  Name 
_  Runw 


stimated  Date  ot  Award  of  Contract 
April  1982 


Estimated  Date  ot  Completion 

April  1983 


Protect  Numter 

64R,  80R 


Airport 


Protect  Nam a 

Taxi way  N 


stimatad  Data  of  Award  ot  Contract 

June  1983 


E stimatad  Oat  a  ot  Completion 

June  1984 


Protect  Number 
64R 


Airport 

ONT 


Estimated  Protect  Cost 

$4,702,000 


City  ot  Los  Angeles 
Department  of  Airports 
Office  ot 
Facilities  Planning 


Protect  Purpose  and  Description 


Construct  Taxiway  N  400'  north  of  Runway  25R  (existing 
Taxiway  N  is  275'  north  of  Runway  25R) .  This  taxiway 
construction  will  be  8,000'  x  100'  and  will  be  PCC 
pavement. 

Taxi way  N  will  be  relocated  from  275 1  north  of  the  runway 
to  400'  north  of  the  runway  to  provide  adequate  clearance 
between  the  runway  and  taxiway. 


Protect  Nam a 


Taxi wav  E  Reconstruction 


stimatad  Data  o'  A  ware  ot  Contract 

January  1980 


tstimataa  Data  ot  Compiation 

June  1980 


Airport 

VNY 


Ettimatad  Proiact  Cost 

$1,495,000 


Proiact  Name 

Runway  I6R-34L  PCC  Over  lav 


stimatad  Data  or  Award  dt  Contract 

June  1980 


Estimated  Data  of  Comptation 

October  1980 


Proiact  Number 

79R 


Airport 

VNY 


Estimatad  Proiact  Cost 
$2,282,000 


City  of  Los  Angelas 
Department  of  Airports 
Office  of 
Facilltlas  Planning 


Proiact  Purpose  and  Description 


5,000  lineal  feet  of  10  inch  PCC  Overlay  and  AC  tran¬ 
sition  section  for  Runway  16R-3^L* 

Strengthening  of  the  runway  as  required  to  facilitate 
increased  use  by  heavier  aircraft. 


Protect  Name  Protect  Numoer 

Sophia  Avenue  and  Valjean  Avenue  Street  Improvements  x34  _ 


Estimated  Data  ot  Award  ot  Contract  Airport 

April  1978  vny 


Estimated  Oate  of  Completion  Estimated  Protect  Cost 

August  1978  $113,000 


G 


City  of  Loo  Angola* 
Department  ot  Airport* 
Offfcoof 
PacllHle*  Planning 


Project  Purpoaa  *nd  Description 


Street  improvements  including  the  widening  of  Sophia 
Avenue  between  Hart  and  Gault  Streets,  construction  of 
new  curbs,  gutters,  and  sidewalks,  Installation  of 
street  trees  and  a  street  lighting  system  and  recon¬ 
struction  of  alleys  south  of  Sherman  Way  and  west  of 
Valjean  Avenue. 

To  satisfy  requirements  for  Tracts  26657  and  29247 
imposed  in  connection  with  the  vacation  of  several 
streets  on  the  Airport  between  Saticoy  Street  and 
Vanowen  Street. 
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Proper  Nam* 

Hayvenhurst  Place  and  Schoenbom  Street 

Proioet  NumOor 

Estimtfd  Dm  o’t  Awtrd  ot  Contract 

Airport 

November  1978 

VNY 

EstimatoO  Oat*  ot  Complotion 

Estimator!  Proioet  Coat 

March  1979 

$196,000 

Revision  Oato 

7-1-78 


City  at  Lot  Aagalat 
Department  of  Airport* 
Offkto  of 
Paeilitle*  Planning 


Proioet  Purposo  ana  Doacription 


This  work  is  required  by  the  City  Planning  Department 
as  one  of  numerous  conditions  for  vacating  a  number 
of  streets  in  the  north  approach  zone  at  Van  Nuys 
Airport. 


This  project  includes  new  curb,  gutter,  sidewalk, 
roadway  pavement,  street  trees,  chain  link  fence, 
and  street  lighting. 


Protect  Name 

Screen  Wall -Hay venhurst  Avenue 


estimated  Date  ot  Award  or  contract 

November  1978 


Esffmafed  Data  of  Comnietion 

February  1979 


Airport 

VNY 


Estimated  Project  Cost 

$129,000 


City  ot  Lot  Angelas 
Department  of  Airports 
Office  of 
Facilities  Planning 


Protect  Purpose  and  Description 


This  project  will  provide  an  aesthetic  buffer  between  newly  developed 
Airport  property  and  adjacent  residential  and  commercial  property. 
Construction  will  include: 

1.  1700  lineal  feet  of  8-foot  high  masonary  walls. 

(Required  by  City  Planning  Department) 

2.  700  lineal  feet  of  6-foot  high  masonary  walls. 

3.  700  lineal  feet  of  landscaped  frontage  with 
irrigation  system. 
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5Tiinir#d  Oar#  oMwartf  «f  Confracf 

July  1980 


Estimated  Date  of  Completion 
July  1981 


Project  Purpose  and  Description 


Estimated  Project  Cost 

$744,000 


Ctfy  o/  Los  Angeles 
Department  of  Airports 
Office  of 
Facilities  Planning 


The  project  complies  with  conditions  stipulated  by  the  City 
Planning  Department  for  vacating  Sherman  Way,  Saticoy  Street, 
and  Valjean  Avenue  in  Tract  No.  29247. 

Construction  will  include  widening  Valjean  Avenue  to  secondary 
standards  (66*  roadway  in  an  86'  R/W)  and  widening  Saticoy  Street 
to  major  highway  standards  (80'  roadway  in  a  100’  R/W).  All  of 
the  widening  will  be  on  airport  property.  The  project  cost 
estimate  includes  landscaping,  irrigation,  and  block  walls  along 
Valjean  and  IDO's  to  the  Department  of  Public  Works  and  the 
Department  of  Water  and  Power. 
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VHCIAL.  eaten o*  <«tt 


Land  Acquisition 


Estimated  Dirtuo/  Award  of  Contract 
Continuing 


Estimated  Oata  of  Completion 

1979-1980  fiscal  year 


Estimated  Project  Cost 
$6,000,000 


City  ot  Lot  Angeles 
Department  of  Airports 
Office  of 
Facilities  Planning 


Project  Purpose  and  Description 

Acquisition  of  a  total  of  approximately  17,500  acres  of 
land  within  the  boundaries  of  the  proposed  Palmdale 
International  Airport. 

Approximately  600  acres  remain  to  be  acquired. 

To  provide  a  facility  capable  of  meeting  forecast 
passenger  growth  in  the  1 980 1 s  when  all  existing 
airports  will  have  reached  capacity. 


Avenue  "M 


Protect  Nan i« 

Alternate  Operations  Pavine 


Estimated  Date  of  Award  ot  Contract 

December  1979 


Estimated  Date  ot  Completion 

June  1980 


Protect  Number  Revision  Date 

7 -1-78 


Estimated  Protect  Cost 

$1,926,000 


C«y  or  Los  Angeles 
Department  ot  Airports 
Office  ot 
facilities  Planning 


Project  Purpose  and  Description 


Mew  500-foot  wide  by  I ,200- foot  long  asphalt  concrete  apron 
east  of  existing  passenger  terminal  providing  five  (5) 
wide-bodied  parking  positions. 

Reconstruction  of  center  75  feet  of  existing  Taxiway  L  with 
asphalt  concrete  between  southerly  end  and  existing  Taxiway  E. 

To  provide  a  local  alternate  operations  facility  for  wide- 
body  jets. 
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’Asphai t 
Concrete 
Apron  , 


Protect  Name 

Site  Development 


stimated  Data  a •  Awaro  of  Contract 
ril  1982 


Estimated  Data  ot  Completion 
April  1984 


Protect  Number 


Airport 

PMO 


Estimated  Protect  Cost 
$63,330,000 


City  of  Loa  Angeles 
Department  ot  Airports 
Office  ot 
Facilities  Planning 


Project  Purpose  and  Description 


Develop  preliminary  site  improvements  prior  to  airfield  and 
terminal  construction  scheduled  to  begin  in  1984.  These 
improvements  include: 


Project 

Awa  rd 

Cost 

1. 

Flood  Control  Facilities 

4/82 

$44,750,000 

2. 

Site  Grading  -  Phase  1 

4/82 

15,505,000 

3- 

Sewage  Treatment  Facility 

4/83 

1 ,495,000 

4. 

Domestic  Water  Feeder 

4/83 

1 ,580,000 

Total 

$63,330,000 

Protect  Nam e 

South  Service  Road  Reconstruction 


sttmated  Data  Aware  of  Contract 

Mav  1978 


Estimated  Data  o f  Completion 

November  1978 


Protect  Purpose  and  Description 


WSTJMMUTi 


Estimated  Protect  Cost 

$337,000 


City  of  Los  Angeles 
Department  of  Airports 
Office  of 
P acuities  Planning 


Reconstruction  of  existing  service  road  south  of  Taxi way  F 
between  the  West  Imperial  Terminal  and  Aviation  Boulevard. 
The  new  30  foot  wide  asphalt  concrete  roadway  will  be  on 
the  same  alignment  as  existing  west  of  Sepulveda,  and 
realigned  northerly  east  of  Sepulveda  to  maintain  a 
clearance  of  170  feet  to  the  centerline  of  Taxiway  F. 

This  project  will  replace  the  existing  deteriorating 
service  road. 
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